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BILL NO. S-73-0 9— // 


SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving Change Order No. 1 
with John Dehner, Inc. on Resolution No. 
5621-1972 Ley Road. 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1, with John Dehner, 
Inc. , instigated in order to conform with State Highway require- 
ments in connection with the Ley Road improvement Special Or- 
dinance No. S-25-73, resulting in an increase in the amount of 
$2,997.45 in the contract price is hereby in all things ratified, 
confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 



APPROVED AS TO FORM 

I 



t 


Read the first time in full and on motion by 



_, seconded by 


and duly adopted, read the second time by title and referred 
to the Committee on (and~13l®~Girby-Plan 


Commission for recommendation) and Public Hearing to be held after due legal notice, 
at-the-6crixrT0tl~Cham6eri7 _ ^ity-Coiinty Building, Fort~F^yhe~~TMiana7~~on: 


the 


_day of 


197_ 


at 



seconded by_ 


and duly adopted, placed on its passage. 


Passed CESS?) by the following vote: 



AYES 

C 1 . NAYS 0 , ABSTAINED 

, ABSENT 

BURNS 


/ 


HINGA 


l/ 


KRAUS 




MOSES 


y 


MJCKOLS 




SCHMIDT, 

D. 

l/ 


SCHMIDT, 

V. 

v/ 


STIER 


s/ 


TALARICO 





to-wit : 


DATE: 


C // > h 7 ? 



CITY CLERK 

Passed and adopted by the Common Council of the City of Fort -Wayne, Indiana, 

■■ ,v,7’ 



CITY CLERK 


" PRESIDING OFFICER 

" v ' 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on the 




day of. 


197 




_, at the hour of - ‘ ^ 6 ’ clock 


.T. 





Approved and signed by me this 




at the hour of 






o 1 clock 


:n 


day of 


CITY CLERK 

Ik , 19'KL., - 


_M.,E.S.T. 



S-73-09-11 


Bill No. 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 

We s your Committee on Public Works to whom was referred an Ordinance 

approving Change Order No, 1 with John Ttehner. Tnc. .on Resolution 

No. 56-21-1972 Ley Road. 



have had said Ordinance under consideration and beg leave to report back to the Common 


Council that said Ordinance i PASS. 

James S. Stier - Chairman 

Eugene Kraus, Jr. Vice-Chairman 

Samuel J. Talarico 

William T. Hinga 

Vivian G. Schmidt 


DATE- 



M CONCURRED IN 

' 'cHARLfS W. WESTERMAN, CITY Ofi* 



THE CITY OF FORT WAYNE 

board of public works 


August 27, 1973 


The Common Council 
Fort Wayne, Indiana 

Subject: Ley Road Improvement Resolution 5621-1972 
Change Order No. 1 

Gentlemen and Mrs. Schmidt: 

Pursuant to contract for the above approved under Special Ordinance 
S-25-73, the State Highway Commission ordered a structural change in 
their easement at State Road #3 and Ley Road to compensate for a 
drainage problem. This has necessitated a Change Order in the amount 
of $2,997.45. 

Since Council manic approval on this will cause a delay in the prepara- 
tion of the Assessment Roll from which the contractor will receive pay- 
ment, they have asked the Board to request Prior Approval on the 
$2,997.45 expenditure. 

The Change Order will be processed and introduced at the September 11 
meeting for an Ordinance number. 


Sincerely, 


JDB/ss 



APPROVED: 





members of the common council 




' • Dat e 7/31/73 . 

Subject for Changes 

P ROJECT LEY ROAD 

. LOCATIO N S.R. #3 to 2566 Ft. East 

RES. NO. 5621-1972 




w 




DIGEST SHEET 


•TiVT.'S OF ORDINA N C S Ch ang e Order #1 of John Dehner on "Resolution 5621-1972 Ley Road 



Board of Public Works 


d e pa r ltment req cjestin g cn idi mange 

• SYNOPSIS OF ORDINANCE Due to requirement of State Highway it was necessary 


to inst igate t he att ac hed C h ange Order to Joh n Dehner, Inc, in amoun t of $2 ,997.45 for 
Ley Road improvement. 


Con tract for the project was approved unde r Special Ordinance S- 25-73 . _Sa id. 

project costs are partially City paid. _ 


See Prior Approval Letter attached. 


EFFECT FASSaGE Confo rman ce w ith State Highway re quirements^ and .allowance 

to contractor for additional work. 


EFFECT OF NOMfPASSAGE Non-payme nt to contra ctor for add itional work necessary. 


MONEY INVOLVED (Direct Costs-, Expenditures, Savings) 

Add ition to proje c t c ost $2, 997.4 5. 


ASSIGNED TO COMMITTEE (J. N. ) 





/ss 


ORDINANCE CHECK-OFF SHEET 


iwmmmm&mm ordinance 
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